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UNIT  CONSTRUCTION  COSTS
NUMBER
CHAPTER III
COMPOSITE COSTS
Cost of Building per Square Foot of Floor Space
NAME OF ACCOUNT                         /Q.3^OF         .       TOTAL COST
FLOOK SPACE     AMOUNT     PER SQ. F 7700        Crushing plant................................         1.650          $5,968.32         $3.62
Includes accounts 7701 to 7703.2 inclusive and 7707.1 7800        Sampling plant................................         6,140          16,299.16         2.65
Includes accounts 7801 to 7803.11 inclusive, 7806.1 and 7809 8100        Roasting plant................................       28,740          43,322.75          1.51
Includes accounts 8101 to 8103.1 inclusive, and 8109 8300        Reverberatory plant............................       20,370          50,687.28          2.49
Includes accounts 8301 ($784 32,) 8302 ($8,560.45), 8303 and one-half of 8313.1 8307        Reverberatory boiler building...................       14,310          36,887.67          2.58
Includes accounts 8307; 0.04; 0.1; 0.2; 0.3; 8308, one-half of 8313.1 8400        Converter building.............................       26,084          87,231.14          3.34
Includes accounts 8401, 8402, 8403, 8409.1, 8413, 8414, 8416, 8416.1, 8416.11 and 8416.2 8700        Boiler and blacksmith shop.....................         4,424          11,320.58          2.56
Includes accounts 8701 to 8703.40 inclusive, 8703.60 and 8708 8714        Machine and carpenter shop....................         5,144          14,905.56         '2.90
Includes accounts 8714 to 8717.50 inclusive; 8717.60 and 8722 8809        Warehouse....................................         5,040          11,512.93          2.28
Includes accounts 8810 to 8812.50 inclusive; 8813.10 and 8813.11 8819        Laboratory....................................         1,492         11,363.77          2.92
Includes accounts 8820 to 8822.5 inclusive; 8825, 8828 and 8829 8840        Sample room..................................           600              991.46          1.65
Includes accounts 8841 to 8843.5 inclusive; 8846 and 8848 9000        Powerplant...................................       32,096          77,452.56          2.41
Includes accounts 9001 to 9003.61 inclusive, excluding 9002.2
Cost of Buildings per Cubic Foot
NAME OP ACCOUNT
Cu. FT. IN BUILDING 27,040 80,547 410,140 474,350
NUMBEB
7700        Crushing plant.....
7800        Sampling plant.....
8100        Roasting plant.....
8300       Reverberatory plant
8307        Reverberatory boiler building...................       500,850
8400        Converter building.............................    1,529,636
8700        Boiler and blacksmith shop.....................         86,268
8714        Machine and carpenter shop.......,............        100,308
8809        Warehouse....................................         83,160
8819       Laboratory....................................         1614-0
8840        Sample room..................................          6,000
9000        Power house..................................       784,000
TOTAL COST AMOUNT     PEB CTT.
$5,968.32 16,299.16 43,322.75 50,687.28 36,887.67 87,231.14 11,320.58 14,905.56 11,512.93 4,363.77 991.46 77,452.56
$0.22 0.20 0.11 0.11 0.07 0.06 0.15 0.15 0.1-i 0.2T 0.16 0.1O
In the above costs the same accountnumbers are used as in computing the cost of buildings per square foot of floor space.9         $84.00     $0.10       Si70,71     $0.32         $254,71    $«I. -IH
